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24 JA, 1966 


Subject: ECX GR-26 Recorder Adapter Plate 


Dear Sat* 


T his letter c onfirms hqt telecon of 19 January 1%6» 
with you and! — 


This ECP la cancelled. However, we have learned that 
damage to the aircraft’s recorder cooling air outlet frequently 
occurs with the present adapter plate. We recommend that you 
fabricate and deliver a total of 6 each of the new adapter plate#. 


STATINTL 


The preferable method of accomplishing the end result 
of Inserting a new item, of AGE to replace Part Humber 531A970-Q34-101 
follows 3 


a. The new Recorder Adapter, i art Humber 531 A970-042-1 01 , 
is initial AGE and as such is an integral part of initial provisions 
under the production contract. 

b. The Contractor shall submit a new AGE Requirements 
List (Fig 1} to the FSC and the 3 PC with appropriate information 
thereon including distribution of the new AGE items to locations at 

BW-5, and BW-6. In the remarks section of the Figure 1, indioate 
the reason for the change, the required disposition of the superseded 
AGE items, delivery schedule, estimated oast, etc. 

e, The Contractor shall accomplish the necessary changes 
to the handbooks and manuals as these are affected by this new AGE 
equipment. 


Best regards, 


STATINTL 

Copy: 


George 
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STATINTL 

TO : 


AKP-I-4661 
3 September 1965 


\lv l) '2-o - \ - 


SUBJECT: 


ENCLS: 


Recorder Adapter Plate 

(AGERL- Item 11, Revised 1 Sept. 1965 ) 

A - ECP GR-26 

B - Nat/Rus Agreement G-146 
C - AGERL .Item 11, Revised 1 Sept. 19 6 5 


Enclosure B indicates coordination between GR and ADP on 
the Recorder Adapter Plate. The revised drawing incorpor- 
ating ADP's marked print will be returned to ADP for approval 
on 3 September 1965. 

It is requested that Enclosure A be approved and quantitites 
indicated on Enclosure C be approved. I have checked BW-4 
(our personnel) and they desire a new plate also. 
addition to the costs included in ECP-26. $1.400 will be 
required on the Prototype Program. LP-’J.T.fc'S 


~WN 


N/mj 
ends . 

cc: Charlie 
Fred/Bob 
Joe M. 



./v 
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NAME OF MAJOR COMPONENT 

Recorder Adapter 


*-\ , AFFECTS: _ J v: • .- .^sT 

\ • • : ,-• GA 5 31 AGE' '■/ 


PART OR LOWEST SUBASSEMBLY . f 

Recorder Adapter 


if ; '-¥: 


part no. 5 3 \A97 0-04 2-101 

MODEL OR TYPE :>•» 

( was 5 3 1 A 9 70-034-101 


TITLE OF PROPOSAL: ^ r , . , 

.neuesign of Recorder, ndapter Plate. 


NATURE OF PROPOSAL: 

Redesign and fabricate three (3) Recorder Aden tor 


REASON FOR PROPOSAL: ■ ' ■' "PtM 

To accommodate misalignment induced by cable null f* f 1 OPC CJC) o p * 
4AG43? -hoist and to enable . ADP AGE stand to rlea*’ " r ’" ba” don« . ■ 'P-M 
(SEE H-:< G - 1 4 6 ) . ■ • . ■ - 

• . JM 

Authority to issue: ■ REW E-R 3-1 4&, f \ 







ESTIMATED COST AND TIME INVOLVED: 

ADDITIONAL FUNDING REQUIRED: $4,480 


ESTIMATE P COST FOR KLIT.S OR FARTS 


•• . ~zi' ■ 

.V. U... < .. 4^S ». • 



ITEMS AFFECTED BY PROPOSAL: A/-rot t * ' 

■ AoLRL Item lx 

'* Original Adapter, Plate : C531A970-042 ) 


■V /. ' 

MISSION 

SAfETY 

EFFEC- 


TIVENESS 

f □ 

□ 



■NTER- 

WEIGHT OR 

TOOLS ANO 

CHANGE 

WEIGHT 

AND 

BALANCE 

SUPPORT 

ABILITY 

EQUIPMENT 

□ 

□ 

B V 



SERVICE 

LIFE 


FLIGHT 

MANUAL 



ESTIMATED MAN HOURS REQUIRED TO ACCOMPLISH CHANGE IN FIELD: >■ 

:j/.\ 

SOURCE OF F^RTS FOR KIT: 

AVAIL ARII ITY ^ WFFKS AFTFR APPPCiVaI 

DISPOSITION OF SPARES AFFECTED: 

II 1 FfRIR 

ii i crsiD 
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